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415-17 
Army REGULATION PRADQUARTERS 
wee DEPARTMENT OF THE ARMY 
No. 415-17 . Wasuineron, DC, 25 September 1970 
| CONSTRUCTION ao tse = 


EMPIRICAL COST ESTIMATES FOR MILITARY CONSTRUCTION AND COST 
ADJUSTMENT FACTORS 


Effective 1 November 1970 


This is a complete revision of AR 415-17 and changes are made throughout. However, the unit 
cost adjustment chart and the method for computing square-foot areas have not been changed. 
Local supplementation of this regulation is permitted but is not required; if supplements are 
issued one copy of each will be furnished to the next higher headquarters. 
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Figure 2. Tentative Cost Growth Chart. 
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